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Message Text 


UNCLASSIFIED 

PAGE 01 MONROV 04608 071643Z 
46 

ACTION PM-03 

INFO OCT-01 AF-06 ISO-OO INR-07 /017W 

118008 

R 071615Z AUG 75 

FM AMEMBASSY MONROVIA 

TO N AVF.T .EXSYSENGCEN GREAT LAKES ILL 

INFO SECSTATE WASHDC 6680 

COGARD ONSOD WASHDC 

CHESNAVFACENGCOM WASHDC 

COGARD OMEGA STATION KANEOHE HI 

UNCLAS MONROVIA 4608 

SECSTATE FOR CODE 5501 

COGARD ONSOD FOR PME-119 AND G-ONSOD/43 

CHESDIV FOR FPO-W 

COGARD OMEGA STATION FOR OTC 

JOHNSON SENDS 

E.O. 11652: N/A 
TAGS: MARR, ELEC, LI 

SUBJECT: INSTALLATION MATERIAL; REQUIREMENT FOR 

1. IMMEDIATE NEED FOR RG-108 CABLE. MISC. MATERIAL LIST HAS CABLE 
LISTED BUT NO REPEAT NO RG-108 CABLE WAS FOUND IN THE VAN AS LISTED. 

2. CABLE IS NOT STOPPING PRODUCTION BUT WILL DELAY AVAILABILITY 
DATE OF TIMING AND CONTROL. 

3. REQUEST YOU SHIP ASAP AS RG-108 IS NOT AVAILABLE LOCALLY. 

4. ALSO REQUIRE PLAIN WHITE SPAGHETTI AND HEAT SHRINKABLE TUBING 
BOTH IN ALL SIZES. 

MANFULL 
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Errors: N/A 
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